Approved For Release 2003/08/06 : CIA-RDP80-00810A0043001 2001 1-9 


634750 - 


"CENTRAL INTELLIGENCE AGENCY 


INFORMATION REPORT 


25X1 



This Document contains information affecting the Na- 
tional Defense of the United States, within the mean- 
ing of Title 18, Sections 793 and ^of the U S. Code, as 
amended. Its transmission or revelation of its contents 
to or receipt by an unauthorized person is prohibited 
by law. The reproduction of this form is prohibited. 


25X1 


COUNTRY East Germany 

SUBJECT Construction of Bridges at Schwedt 

25X1 

DATE OF INFO. 

PLACE ACQUIRED 


REPORT NO. 

DATE DISTR. 

NO. OF PAGES 
REQUIREMENT NO. 
REFERENCES 


21 July 1954 
1 


25X1 


THE SOURCE EVALUATIONS IN THIS REFORT ARE DEFINITIVE. 
THE AFFRAISAL OF CONTENT IS TENTATIVE. 

(FOR KEY SEE REVERSE) 


25X1 

1< In early April, preparations were being made for the construction of bridges 
over the Oder River and the Oder Canal at Schwedt. A total of six road 
bridges is scheduled to be built. The bridges are to span the canal, the 
branches of the Oder River, the Oder River itself, and the flood areas of 
the river. Concrete bridges axijl steel arch bridges, capable of -the heaviest 
loads /will be erected. Construction work will be executed by four 

East German firing including the firm of "Leipziger StahLbau" . Construction work will 
, be started from the German side of the river . Source did not know whether 
bridge construction work at Schwedt is under Soviet supervision. 


2* - In early April, work was being done on the reconditioning of the main approach 

road to the bridges . The approach road is to be made capable of carrying the heaviest 
vehicles. The remnants of the concrete piers of the former bridges were being 
demolished, and the berap was salvaged. Three piers of Qh* bridge were scheduled 
to be completed before the beflfl.nfi.tng of the coming winter. The diver who worked 
at the bridge Bite was also employed on bridge construct! on 'work in Hohenwutzen. 
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| | Comment : Information on the construction of road bridges over the Oder River 

at Schwedt a nd Hohenwutzen was transmitted previously. I I 

I I The two bridges aeatbeA&g aoGstriict^d-mainl^-fotoSdlitaryiit-:-- 
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